ENGINEERING 
CHANGE 
NOTICE 
Mff 
DART AEROSPACE 
LTD 
~ 


Date: 
12.07.11 
! 
IJob No.: 
ENG3105 
ADR Yes/No: 
-r 
Y 
ADRDate: 
1A~#:112. 
611 


Product No.: 
D407.797-011/-012/-013/-014 
& D206-797-021/-022/-023/-024 
Created By: .-lb 
Approved By: 


Product Name: 
HEll-UTILITY-BASKET 
Checked By: 
fI1J 
v 


Distribution 
~eqd 
Resp 
Initial 1 Date 
Distribution 
Reqd 
Resp 
Initial 1 Date 


Production Manager I Coord. 
",Y 
LUMF 
DOA I QA Coord. 
Y 
PS 


Purchasing Coord. 
iN 
OC Coordinator 
Y 
ED 


Production Engineering Coord. 
Y 
DD 
Customer Technical Support 
Y 
DS 


EC 
Marketing 
Y 
SW/LM 


JLM 
Customer Order Processing 
N 


Reason for Change: 
CONTINUOUS IMPROVEMENT BASED ON PAR 12-197 - ADDITION OF BLANKING PLATES. 


Documents 
Affected: 
RELEASE D4273 REV. E. DSI9620. SB12-2 REV. A 


PAPERWORK UPDATE 0 
PARTS MUST COMPLY m 
PREVIOUS PARTS SATISFACTORY 0 


# 
Quality Assurance Actions 
Reqd 
Resp 
Notes 
Complete 


1 
Notify Previous Customers 
y 
SW/LM BY PUBLISHING SB12-2 REV. A ON WEBSITE 


2 
Notify Eurocopter France 
N 


3 


# 
Engineering 
Actions 
Reqd 
Resp 
Notes 
Complete 


4 
Required Documents/Drawings Under Review 
N 


5 
Update Master Document List (MDL) 
Y 
MB 
MDL-D407-797 REV. D 


6 
Update Product Compatability Matrix 
N 


7 
Create Eurocopter Form (FEE) 
N 


8 
Notify TC I FAA of Change 
N 


9 


# 
Document Control Actions 
Reqd 
Resp 
Notes 
Complete 


10 
Move Electronic Files/Design Journal 
Y 
KJ 


11 
Update Product Specification Files 
Y 
KJ 
ADD DSI 9620 AND SB12-1 
1'2 I 0'1 If _ dJ,;~" 


12 
Update Approved/Preliminary Dwg PDF Files 
Y 
KJ 
12 Orl.//_ 
~ 


13 
Update Document Record (DR) 
N 
<:7' 


14 
Update Product Development Summary 
N 


15 
Update OSI 021 and/or STC Approval List 
N 


16 
Create/Update Parts I STC Database 
y 
KJ 
ADD DSI 9620-011 
'2. I 0"1. I{,Q q,lt/l"" 


17 
Update I Verify ARC Database 
IY-, 
10 
'I~,Dry .1/,., =K'f 


18 
Create I Update Change Record Form litem 
Card Database 
Y 
KJ 
SEE BELOW 
U 


19 
Create I Update PPP's 
1'1 It 
14l 


Red Decals required? 
- 
20 
N 


21 
Update Document Control Database 1 Laminated Dwgs 
N 


22 
Update Grey Project I Electronic Binder PDF Files 
Y 
KJ 
WITH ADR AND MDL 


23 
Update D-PartiM-Drawing/DSI/DEO Master Binders 
Y 
KJ 


24 


Description 
I Action: 
DSI 9620-011 WILL BE PROVIDED ri1CUSTOMERS 
AT NO CHARGE (PERI!ECKETI) 
~1r.~CJ 
1'S 'Lq( ( 
~1' 
J 
NOTE ABOUT PARTS ~ST 
COMPLY~ 
~ 
fO, 11 / 
(l-14J 
_REWORK D407-797-0 
1/-01:B-0f3/~0 
4 & 0206-797- 
21/-022/-023/-024 
KITS IN STOCKIPROGR 
SS IIAW OSI9620 REV. A; 


- REWORK0427:>041Hl42 
BASKETr;t ASSW"'S 
,N STOrOGRESS 
IAWF73 
R 
.• 
R5 
l..;)1fJztt 
'~1 
l' 
<S'11?iJ 
J 8'1~lJ\ f1~9 tf-? 
~,& 
CHANGE NUMBERS: 
(( 
j. 
) 
---v 


• DSI 9620-011 @ CHG 001 
_ D407-797-011/-012/-013/-014 
& 0206-797-021/-022/-023/-024 
NOW @ CHG 004 
\-11 ;0 


--- ~ -~---,,----- _.- 
,._~--,--_.'- 
.------- 
--- 
.--~~ 
L 
._~. 
"ECN Verified"& Complefe: - 
- 
Dale: 
- - 


H:\Forms\Engineering\approved online eng\ECNrevT.xls 
- 


